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BILL NO. S-83-06- 


SPECIAL ORDINANCE NO. S- /JS’SQ 

AN ORDINANCE approving Change Order 
No. 1 Res. 5934-82 - Oxford Neighbor¬ 
hood, Phase VII, with John Dehner, Inc., 
in connection with the Board of Public 
Works. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1 Res. 5934-82 - 
Oxford Neighborhood, Phase VII, with John Dehner, Inc., in connec¬ 
tion with the Board of Public Works for: 

Change Order No. 1 Res. 5934-82, Oxford 
Neighborhood, Phase VII, is necessary to 
finish up the block between Weisser Park 
and South Park on Hamilton; 


involving a net increase of Three Thousand Two Hundred Fifty-One 
and 50/100 Dollars ($3,251.50), all as more particularly set 
forth in the specifications, and which is on file with the Office 
of the Board of Public Works, and is by reference incorporated 
herein, made a part hereof and is hereby in all things ratified, 
confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 
approval by the Mayor. 



"o~[ Boxb^rger, City Attorney 









Read the J 
seconded by 



Read the thin 

seconded by_ 

passage. PASSED 


by the following vote: 

NAYS ABSTAINED 


CITY •'CLERK 

and duly adopted, placed on its 


TOTAL VOTES 

BRADBURY 
BURNS 
. ElS3ART 
GiaQUINTA 

SCHMIDT 

SCHOMBURG 

SCRUGGS 


-1 


~iy 

~ 


DATE: 




Is 


IITY CLERK 


- CITY CSfiRX 

Passed and adopted by the Common Council of the City of Fort Wayne, 

Indiana, as (ZONING-MAR)-(GENERAL) (ANNEXATION) (SPECIAL) 

CAP FROPRIATION) ORDINANCE (RESOLOT^ON)- NO. 

on the_ /y •' 6 ^ day of_ -v C-^J) _ f 19 __ 


ATTEST: 



N) (SPECIAL) 




CITY CLERK PRESIDING OFFICER 

Presented by me to the Mayorthe City of Fort Wayne, Indiana, on 
the /c^ d ay of _, 19 , 


at the hour of 


jj ; ^ 


Approved and signed by me this _ i 

i9 _23_' at t:ae hour of_^_o* clock 



WIN MOSES, JR. 


MAYOR 












































































(Contractor) 


.,-nc.s Order No - _1_ 

roject No. __ 

2 ?.e of Project v _0: 


XLL 


Resolution No. 5934-82 

Board Order No. 131-81 _ 

Date June 2, 1983 


John Dehner, Inc. 




■au are hereby requested to comply with the following changes from the contract plans and 
ipecifications: 




DescriDtion or Chanqe -_ 

Unit Price 

Chanae in Co 

ntract Price 

Decrease 

Increase 

-Material 


?nn Ton 


8.00 - 


1600. 00 

J.D 

^UU iUIl - 


4.00 


800.00 

4 - 

Wi i°*. ■ 

Concrete Curb, Type III 

6.50 


851.50 



Total 

Decrease 



Total Increase 

Net GQeBOSBGOf) (Increase) Contract Price 


3251.50 

* 

3251.50 


The si 
price. 


is hereby (added to) (c 
"and’the final contract price shall be adjusted as follows: 


of S 3251.50 


gi) the total contract 


Original Contract Price J- 107 »*3 £j- 

Current Contract Price Adjusted by .Previous Cnange Order S- - 0 , - 

New Contract Price Including this Charge Order 5- 110,691 ; 25 . 


asanr rrawsyas Wtf ■£=*> 

(<RS«x«*se6j by 0 Furtherr.ore, this document snail become an 

of all work shall be Unchanged-—* , ^ ..w-ii aDD i v hereto. 

nt to the contract and all provisions or the contact, shall apply h_reco. 

(Chief Street Er.cir.eer) Date 







ested by: 


Date 



































































Chance Order No. 
Resolution Mo. 
Board Order No. 



1 i 


5934-82. 

131-81 - 


REQUEST AND JUSTIFICATION FOR CKAlGE 


Necessity for change: The additional money was required rn f-fn i . qh U P block between , 

Weisser Park and South Park on Hamilton. 


Will proposed change alter size of the project? Y: 
If yes, explain: _ • ___ 


Affect on operation and maintenance cost of this project: - 

This additional money is needed to satisfactorily complete restoration. 








































S-83-06-41 


BILL NO. 


REPORT OF THE COMMITTEE'ON CITY UTILITIES 

WE, YOUR COMMITTEE ON cit Y Utilities _TO WHOM WAS REFERRED AN 

ORDINANCE approving Change Order No. 1 Res. 5934-82 - Oxford 

Neighborhood, Phase VII, with John Dehner, Inc., in connection 
with the Board of Public Works 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE Q<3 _PASS. 
































Admn. Appr. __ 

TITLE OF ORDINANC E Change Order #1, Res. 5934-82 - Oxford Nei. ,^Phase VII, John Dehner, I 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works 

SYNOPSIS OF ORDINANCE Change Order #1, Res. 5934-82, Oxford Neighborhood, Phase VII, 
is necessary to finish up the block between Weisser Park and South Park on Hamilton. 
Contractor is John Dehner, Inc. 


EFFECT OF PASSAGE Complete restoration 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase $3251.50 


ASSIGNED TO COMMITTEE 











































